Sept. 18, 4. 
Governor John 4. head, 
The Rowe saale Coe, 
Rutland, Vte 


Dear Governor tend: 


we have today received the estimates submitted for the 


Nemorial Chapel at Middlebury and are enclosing herewith a copy 


it with the spire and with the 


of the fipgurese You will note the 


marble exterior walla and columns the entire building comes to 


about $78,090. if the marble work is omitted from the cornice 


We Gan reduce this amount by about 34,000, ae you will note suageested 


tes. Of course there ere numerous 


but we should be very sorry 


building could be eu down 


will hold mycelf in 


to.do that unless it were necessary. I 


resdiness to attend any mecting that your committee may have 


other than Tuesdsy or vednesday, Sept. 23rd and °4the The enclosed 


ectimates included everything for the church ready for you to 

move in with the emention of adunsetions, "ée tuveretand from 

the “imball Coe that the steam i> to be brought by the College to 
the Chapel Building. ve wrote to Dr. Thomas last summer sugsecting 


trench to the 


that a water pipe be also brought up in the steam 


te 


"e sent to Dr. Thomas early in 


Chapele september @ complete set of 


plans an 


ad specifieations so that all the date is in hic handc,. 


Very sincerely your, 


Seofield-camphell Co., Boston 


Cleshorn Go. 3 
| | Hades 
Allan Calhoun, Hee 


GC. Se Blodgett Coe, 


General Contract 


Deduct Slate 


Plumbing Allowance 


Feating 


Soe UULY 


Burlington 


SD eeceei'e 


Scofield Campbell Co., 


Electric Lighting Allowance 


Fixtures Allowance 


Pewe Allowance 


Architects « 6% 
Heating Engineer 


Contingencies 


Possible omission of se 


above eolumn caps 


$5288 
3418 
2502 
4436 464 


ete, 
Af 
. 

% 


RT 


| nares Cont. Co 


Ss | ee Contract Deduct Deduet for 
Tey SE >) | Marble Slate 


Tyson, Weare & Co.’ $61,529 «1:80 800 
W. Shelton Swallow- 62,000 4200 1000 
Staten ee 64,000 2800 

x. %. Libbey Oe" yw 64,820 350 | 900 


yee 
a bg ae * a a 


: Wales ‘Lewis co.” “- 64,950 Be 940 


en 
eee RCE. 
Sede a Ne Mc POC SDE REIT TS en 


ee 


Bde r Miner CoO« 65,931 fan . 1194 
We te Pissell CO. «67,700 

He Pe Cummings Coe 67,787 S715 950 
Fiske, Carter Co. 68,781 ‘L1io 
Chas. 8. Maguire Co. 69, B51 O0¢ - 1370 
He Le Hemenway 69.572 3 210 1570 
Jo We Bishop COe 69,755 3516S 946 
Woodbury & Leighton 72,374 LE 800 
Whitney Co. 73,592 B 940 
Le De Willeutt ne "380 
MeDonald & Kevell 77,812 3 800 


The deduction for marble referred to above is for omitting 


all of the marble work of the main cornice and the pediment above 
the line of the top of the columns ano wingwood painted white same as 
is now called for cornice mouldings. The deduction for slate above 
referred to is for omitting the copper roof and substituting a slate roof. | 


